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OXC - 0506 
21 April I960 


MEMORANDUM FOR THE RECORD 
SUBJECT : OXCART Schedule 


25X1 


1. She key pace-s etter in the OX CART program is the Lockheed schedule 
for delivering airframes | ] For your information the following 

is the delivery schedule which Lockheed plans to maintain; 


No. 1 - 28 March - 1 April 1961 

2- 3 «My 1961 

3- 15 September 1961 

4- 4 November 1961 

5- 7 January 1962 

6- 7 February 

7- U March 

8- 11 April 

9 - 13 May 

10 - 11 June 

11 - 10 July 

12-12 August 1962 


2. Lockheed estimates that the flight of aircraft No. 1 will be made 
1 May 1961 . In regard to aircraft No. 9 through No. 12, deliveries will be 
delayed in the event that an increased macb per form ance program is implemented. 


Deputy Chief, Development Branch 
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